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SECRET 

SAPC-7248 
Copy j" of 6 

Contrast No. EQ-1806 
A— ad— nt No. 1 

25 June 1956 

Fast— n Kodak Ctonpaay 
Fochest^r, Now York 

Gentle— as 

1. This doc— ent constitute* A— ndaeat No* 1 to Contract No. 
EQ-1806 between the Heart— n Kodak Ctospany, Fochestear, Nov York, and 
the United States of Aaorlea. 

2. Pursuant to the clause of this contract entitled "Changes," 
the Cower— t does hereby e— ad this contract, as hsrelaafter set 
forth, to provide for the furnishing of sm additional lea— it 


Cans— 

and Plaxowriter. 


3. la Schedule 2 of Contract No. Eu-1806 add the following 
new item* 

I ten Ba. 

i aagtettett 


13. 

I— eat f eoorder, AF-2 

1 

U. 

Fleaovriter, with all nacasaary attach- 

1 

part of 

By reason of the additional work authorised hereunder, that 
Schedule 2, now reading* 


"Total HaxlsrtK Price to Cover-ant for Its— 
through 12 of tMs Schedule 2* 

Bos. 1 

1 330,000.00 


Total Prloe, Schedule Ho. 1 

Total Price, Schedule No. 2 

$1,031,050.00 

330,000.00 


Total Contract Fries, subject to the 
provisions of Part I V - FB2CE BfSrTJJtKmu 



TI0N hareof 

$1,361,850.00" 

is deleted, and the following is substituted therefor* 


Total Maxi*— trice to Govern— ut for Its— 
through 14 of this Schedule 2* 

Bps. 1 

$ 367,000.00 


Total Pries, Schedule Bo. 1 

Total Price, Schedule Mo. 2 

$1,031, 850.00 
367,000.00 

4 ' T V r „ 

* * ' f ? 

TfertfPL Contract Frias, subject to the 
provisions of Pert IT - IT.ICF FJm?$MXKfr- 



TION hsraof nrpnnr 

$1,398,850.00 


OLUnU 
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- P*/° niw,ln « item t© the 

ochadale 2 of lh« aontraoti 

It«a fa. 13 - Conplet* la Peoaafcer 1956. 

ItM Ha. U - Cenplata la Mb« 1956. 

ooa el<!ermtloB of the Contractor's parftormaa of the 
MMittaKlmrk idM to the contract by thin I— wtnont fa. 1, tl » 

JjJJ P r#Yi,1 ® M ®f PART IT - PRICE 

FZDETRJCtHATIOII, of the ^checala le inaraaaad by 137.000. Ac co rdingl y 

3 F t tL£P ^.ifL'* 1 *^** 50 * 00 !* »♦*<«< *» FmnfcoJSBjuno.. 

Air PAMfr, of the Schedula in delete ns! the fallowing mamAU 
aubstitntad tharefari ^ “ 

1WiE1 w ® t<?ia: *nG**-HGRi tudosah iight fub. 

IPIE FIFTI COLLARS ($1,398,850.00) .• 

EQ-1806 ’ condition* and roquSraaanta of Contract “ 


2**£ JSS 0 ®!! ^ rw * el P % of Awaafaant He. 1 to 
;™?“* Ho. EQ-1S06 and year acceptance thereof by amentias the 

•** two copies of this I n o nrtn o nt . Raton the ftOly executed 
M^^nal and ana copy of thin Aasndaant to the undersigned and re tain 
tfco rswtining copy for year flla. 


Tary truly yours. 


Contracting Officer 


ACJBAJWymi ART ACCEPT Ef; 
EASTMAI XDLAIT CGMFAIY 


BP. 



(Saal) 


Title 


■fi O 

V s s 


ft ii 


g A , 

-t y t* 
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Ilatributioni 
Orlg - 

2 - Contractor 

3 - Finance 

4 - Extra 

5 - Chrono 

6 - Reading 

HJPsIjhv (23 June 1956) 
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